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Message Text 

CONFIDENTIAL 

PAGE 01 CANBER 04072 080402Z 
ACTION SY-05 

INFO OCT-01 ISO-OO /006 W 

08051 1Z 108431 /14 

R 0802 12Z JUN 77 
FM AMEMBASSY CANBERRA 
TO AMEMBASSY WELLINGTON 
INFO SECSTATE WASHDC 603 
AMCONSUL HONG KONG 

CONFIDENTIAL CANBERRA 4072 

SY CHANNEL 

WELLINGTON FOR RSO; DEPT FOR SY/OPS/T; HONG KONG FOR OIC/RTC 

E.O. 11652: GDS 
TAGS: ASEC 

SUB J : ACR INSTALLATION - NOB WELLINGTON 

REF: (A) STATE 130635 (B) CANBERRA TSR DATED 11/10/76 
(C) FBO MEMO & DWG'S DATED 4/22/77(NOTALL 

1 . AS AN AID IN RESPONSE TO REFTEL A, DURING RECENT TSO TDY 

IN WELLINGTON THE FOLLOWING ITEMS NOTED IN REF B HAD NOT BEEN 
INITIATED. 

2. PLEASE REFER TO ATTACHMENT 1 OF REF B FOR DESCRIPTION OF 
FOLLOWING ITEM NUMBERS WHICH AS OF TSO VISIT HAD NOT BEEN 
STARTED BY CONTRACTOR: ITEMS ONE (1), TWO(2), THREE(3), 

AND SEVEN (7). ALL CURRENTLY REQUIRE ACTION BY FB O/CONTRACTOR 
AS THE BLDG HAS NOT BEEN TURNED OVER TO USG. 

3. ITEMS TWELVE (12) AND THIRTEEN (13), CURRENTLY HIDDEN BY 
FAN COIL UNITS, ARE AN UNSURE REQUIREMENT NOW DUE TO REF C. 

TSO STILL NOT AWARE OF METHOD PLANNED BY FBOAND 

FBO/SY LIAISON TO EXHAUST AIR FROM ACR. 

CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 CANBER 04072 080402Z 


4. IN ADDITION. AIR CONDITIONING SYSTEM WAS NOT 
INSTALED AS PER REF C DURING TSO VISIT. 

ALSTON 
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Concepts: TELECOMMUNICATION 
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Copy: SINGLE 
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Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 22 May 2009 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977CANBER04072 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: GS 

Errors: N/A 

Expiration: 

Film Number: n/a 
Format: TEL 
From: CANBERRA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 2 

Legacy Key: Iink1977/newtext/t19770680/aaaacrtn.tel 

Line Count: 59 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE 

Message ID: 540d3a83-c288-dd11-92da-001cc4696bcc 
Office: ACTION SY 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 16-Nov-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2238074 
Secure: LOCK1 
Status: NATIVE 
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TAGS: ASEC, AS 
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